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1. FOR LEGEND SEE OWG. #E-1. FOR GENERAL NOTES, ABBREVIATIONS 
AND LIGHTING FIXTURE SCHEDULE SEE DWG. |E-2. 

2j FOR TYPICAL SUBSTATION STAGE I SEQUENCE OF INSTALLATION SEE DWG. #E-4. 
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WIRE IN REROUTED CONDUIT SECTION AS SHOWN AND SPUCE TO EXISTING WIRES 

IN JUNCTION BOXES. 
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TOWER ONE AND TWO 
LOW VOLTAGE 
SUBSTATIONS 
CONSTRUCTION AND 5 
INSTALLATION 

ELECTRICAL 

SUBSTATION SS-41S 

STAGE I 
REMOVAL AND 
RELOCATION PLANS : 

SHEET #1 


No. Dot. Revision 
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